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Message Text 

UNCLASSIFIED 

PAGE 01 ATHENS 01735 0I0848Z 
ACTION FBOE-00 

INFO OCT-OI EUR-I2 ISO-00 A-01 SY-05 /0I9W 

072338 0114I0Z/43 

R0I0805ZMAR 78 
FM AMEMBASSY ATHENS 
TO SECSTATE WASHDC 4769 

UNCLAS ATHENS 1735 

FOR FBO, A/SY/FO 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJ: ANTI TERRORISM - FBO FUNDED PROJECT PROPERTY NO. X15015 

REE A. ATHENS 879, B. ATHENS 8729, (77) C. STATE 182101 (77), 

D. STATE 28346 

1 . PER REFTEL D, POST APPRECIATES RESPONSE AND APPROVAL EOR 
INSTALLATION OF GATE OPERATORS. 

2. NEW BID NOW RECEIVED WITH NET INCREASE OF 100,000 DRACHMAS 
(APPROX. $2800 U.S) BRINGING TOTAL TO $50,286 U.S. INCREASE 

IS PRIMARILY DUE TO INCREASE IN COSTS OF CABLE AND CONDUIT. 

3. FAAC HAS SUBMITTED A NEW PROPOSAL FOR OPERATORS FOR GATES 
C, G, AND H. AS A RESULT OE FBO ENGINEER JENNINGS' VISIT 

AND INQUIRY, FAAC HAS SPECIALLY DESIGNED OPERATORS FOR THIS 
EMBASSY. OPERATORS ARE HYDAULIC AND DEVELOP MINIMUM 5000 KGS, 

MAX 10,000 KGS PUSH PULL THRUST, AND OPERATE WITH OPENING TIME 
OF 16 SECONDS, CLOSING TIME 18 SECONDS. 

4. FAAC HAS AGREED TO AN EXPERIMENTAL INSTALLATION AT NO COST TO EMB. 

ON THIS BASIS, POST WILL PROCEED WITH TRIAL. IF FAAC 

HYDRAULIC OPERATORS ARE SUCCESSFUL POST WOULD PREFER TO 
UTILIZE FAAC EQUIPMENT FOR ALL GATES SINCE LOCAL MAINTENANCE 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 ATHENS 01735 010848Z 


CAPABILITY IS AVAILABLE IN ATHENS. FAAC COST ESTIMATES FALL 
WITHIN TOTAL SET FORTH PARA 2. IF TEST IS UNSUCCESSFUL, POST 
WILL PROCEED WITH ORIGINAL PROPOSAL. 
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